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ACTION FBO-01 

INFO OCT-01 NEA-09 ISO-OO SY-04 /015 W 

105492 

R 100941Z MAY 74 
FM AMEMBASSY ISLAMABAD 
TO SECSTATE WASHDC 4641 

UNCLAS ISLAMABAD 4445 

STATE FOR NEA/EX, A/SY/FO, AND A/FBO 

E.O. 11652N/A 
TAGS: ASEC 

SUB: CHANCERY SECURITY BARRIERS AND COMPOUND BOUNDARY FENCE. 

REF: (A) ISLAMABAD O.M. DATED DEC 19, 1973 

(B) ISLAMABAD 1864 (C) ISLAMABAD O.M. DATED DEC 26, 1973 

REFERENCE (A) FORWARDED TO THE DEPARTMENT (A/SY AND A/FBO) 

THIS POST’S RECOMMENDATIONS AS TO TYPE AND PLACEMENT OF 
THE SECURITY BARRIERS FOR THE INTERIOR AND EXTERIOR OF THE 
CHANCERY. REFERENCE (B), THIS POST'S ITEMIZED LIST OF 
SECURITY REQUIREMENTS UNDER THE SECURITY IMPROVEMENTS ABROAD, 
FY-74 TERRORIST AMENDMENT, LIST THE SECURITY BARRIERS AND 
THE COMPOUND PERIMETER FENCE AS OUR NUMBER ONE PRIORITY ITEMS. 
TO DATE, NO REPLY HAS BEEN RECEIVED FROM A/FBO CONCERNING 
THESE ITEMS, AND WITHOUT THE DESIGN FROM A/FBO, NO WORK MAY 
BE STARTED LOCALLY. EMBASSY URGES THAT DESIGNS FOR THE 
SECURITY BARRIERS AND THE COMPOUND BOUNDARY FENCE BE 
FORWARDED ASAP SO THAT BIDS COULD BE REQUESTED AND THE 
WORK BEGUN. AS DEPT. AWARE, CHANCERY WAS BUILT IN THE 
MIDDLE OF AN OPEN FIELD WITHOUT ANY INTERIOR SECURITY 
BARRIERS. CONSTRUCTION OF A PERIMETER FENCE AND SECURITY 
BARRIERS SHOULD NOT BE DELAYED. 

IN ADDITION, REFERENCE (C) WAS FORWARDED TO A/FBO FOR THE 
PURCHASE AND INSTALLATION OF A MODEL I AIR-FED INCINERATOR 
AND THE DESIGN WORK FOR THE HOUSING ON THE CHANCERY ROOF. 
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Message Attributes 



Automatic Decaptioning: X 

Capture Date: 01 JAN 1994 

Channel Indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: n/a 

Control Number: n/a 

Copy: SINGLE 

Draft Date: 10 MAY 1974 

Decaption Date: 01 JAN 1960 

Decaption Note: 

Disposition Action: n/a 
Disposition Approved on Date: 

Disposition Authority: n/a 
Disposition Case Number: n/a 
Disposition Comment: 

Disposition Date: 01 JAN 1960 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1974ISLAMA04445 

Document Source: CORE 

Document Unique ID: 00 

Drafter: n/a 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Film Number: D7401 14-0751 
From: ISLAMABAD 
Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: Iink1974/newtext/t19740558/aaaabzri.tel 

Line Count: 62 

Locator: TEXT ON-LINE, ON MICROFILM 
Office: ACTION FBO 
Original Classification: UNCLASSIFIED 
Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 2 

Previous Channel Indicators: n/a 

Previous Classification: n/a 

Previous Handling Restrictions: n/a 

Reference: (A) ISLAMABAD O.M. DATED DEC 19, 197, 3 

Review Action: RELEASED, APPROVED 

Review Authority: cunninfx 

Review Comment: n/a 

Review Content Flags: 

Review Date: 31 OCT 2002 
Review Event: 

Review Exemptions: n/a 

Review History: RELEASED <31 OCT 2002 by shawdg>; APPROVED <07 JAN 2003 by cunninfx> 

Review Markings: 

Declassified/Released 
US Department of State 
EO Systematic Review 
30 JUN 2005 



Review Media Identifier: 

Review Referrals: n/a 
Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
Secure: OPEN 
Status: NATIVE 

Subject: CHANCERY SECURITY BARRIERS AND COMPOUND BOUNDARY FENCE. 

TAGS: ASEC 
To: STATE 
Type: TE 
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